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The  dam  is  a  10.5  ft.  high  stone  masonry  gravity  structure.  It  is  approx.  83 
ft.  long,  consisting  primarily  of  a  masonry  spillway  section  with  a  stonetraining 
wall  to  the  right  and  a  tiered  stone  training  wall  to  the  left.  The  project  is  in 
poor  condition.  There  is  erosion  of  the  channel  bank  across  the  stream  from  the 
spillway.  The  low-level  outlet  is  not  operable.  There  is  seepage  from  the  down¬ 
stream  face  of  the  masonry  spillway  especially  near  the  right  end. 
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PAMEACHA  POND  DAM 


The  dam  is  a  10.5  foot  high  stone  masonry  gravity  structure.  It  is 
approximately  83  feet  long,  consisting  primarily  of  a  masonry 
spillway  section  with  a  s  tone  training  wall  to  the  right,  and  a  tiered 
stone  training  wall  to  the  left.  It  appears  that  Pameacha  Avenue 
to  the  left  of  the  spillway,  is  on  what  was  formerly  a  can  embankment . 
However,  filling  on  the  downstream  side  of  Pameacha  Avenue  for  a 
parking  lot,  has  obscured  the  original  configuration  of  the  project. 

There  is  an  abandoned  low-level  intake  structure  on  the  upstream  side 
of  Pameacha  Avenue. 

The  spillway  is  constructed  of  uncut  to  extremely  rough  cut,  dry  laid 
stone  masonry  with  an  18"  concrete  cap.  The  downstream  face  of  the 
spillway  is  stepped  and  the  approach  channel  is  shallow  with  a 
silty  bottom.  For  a  length  of  approximately  19  feet  near  its  left  end, 
the  spillway  crest  has  been  lowered  by  about  2  feet.  There  is  no 
concrete  cap  and  the  crest  elevation  is  very  irregular  in  this  area. 

At  the  toe  of  the  spillway,  the  stream  channel  turns  to  the  left.  Acros' 
the  stream  from  the  spillway  is  a  steep,  heavily  vegetated  channel 
bank  and  a  back  yard  at  the  top  of  the  bank.  There  is  a  sewer  manhole 
•in  the  downstream  channel  near  the  left  end  of  the  spillway  where  the 
channel  passes  under  Pameacha  Avenue  in  a  10  foot  wide  b>  9  foot  tall 
culvert. 


For  the  Owner's  information  and  use,  the  following  items  are 
attached : 

1.  Hydraul ic/Hydrologic  computations. 

2.  Existing  data  and  correspondence. 

Based  upon  the  visual  inspection,  the  project  is  in  poor  condition. 

The  following  features  could  influence  the  future  condition  and/c*" 
stability  of  the  project: 

1.  There  is  significant  deterioration  of  the  masonry  spillwiy 
and  left  training  wall,  including  irregularities  in  the  crest 
and  downstream  face  and  displacement  of  many  stones. 

2.  There  is  seepage  from  the  downstream  face  of  the  masonry  spillway 
especially  near  the  right  end. 

3.  There  are  several  large  trees  and  much  brush  growing  from  the 
downstream  face  of  the  spillway  and  from  near  the  right  and  left 
spillway  training  walls. 

4.  There  is  erosion  of  the  channel  bank  across  the  stream  from 
the  spill  way . 


5.  The  low-level  outlet  is  not  operable. 


The  owner  should  retain  the  service,  .1  a  registered  professional 
engineer  to  perform  further  studies  0. ■•'+aining  to  the  following 
general  recommendations.  More  specific  recommendations  made  by 
the  engineer  should  be  implemented  by  the  owner. 

1.  The  areas  of  deteriorated  and/or  displaced  masonry 

on  the  spillway  and  training  walls  should  be  repaired 
or  replaced. 

2.  The  seepage  through  the  dam  should  be  investigated. 

Measures  should  be  undertaken  to  eliminate  the 

seepage,  or  a  seepage  monitoring  program  should  be  estaolished 

3.  The  trees  and  brush  growing  from  the  dam  and  from  within 
10  feet  of  the  dam  should  be  removed.  This  should 
include  removal  of  root  systems  and  proper  backfilling. 

4.  The  channel  bank  across  the  stream  from  the  spillway  should 
be  protected  against  erosion. 

5.  The  low-level  outlet  should  be  made  operable  or  a  new  one 
installed  in  order  to  draw  down  the  pond  level,  should 
the  need  occur. 
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Dimensions  of  Fond:  Width  e  Pg»»T'  Length  e  t~~Ioq  B -t‘r  Area  **■  ^  ^cg&S 

Total  Length  of  Dam  ^  ^c<->  Pt^r  Length  of  Spillway  g-  <Ut->  P^Ttsr _ 
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Type  of  Spillway  Construction  ^•OCl1^ 
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Remarks  OVcTlFigw  pflo*)  (Wo  Ru/vS  THRo^c-m  TUu~  uiuo)<  >  fpiUt^pi-V 
FnCTuay,  fAU.U>Tf _ OF  &/W  UOoOLp  CApSC  _ 


Do WNS  M*  gA*. 


\CT  D A**  &H0Q1&  6u~  \.*)S P £  c'ltiT)  ft) 


J 


John  J.  Mozzochi  and  associates 

#  CIVIL  ENGINEERS 


GLASTONBURY,  CONN. 

SI?  MtriftCN  AVCNUI 
PHPNK  MCOPORO  9*9401 


4  JOHN  J.  MOTTOCH1 

ASSOCIATES 

OWEN  J.  WHITE 
JOHN  LUCHS.  JR. 
ECTOR  L.  GIOVANNINI 


July  17,  1963 


PROVIDENCE  9.  R.  I. 

SOO  DY SR  STRCCT 

Phone  GA^ni  1*0420 


William  Pi  Sanders-Engineer-Geologist 
Water  Resources  Commission 
State  Office  Building 
Hartford  15,  Connecticut 


reply  to:  Glastonbury 
Our  file  No.  57-73-52 


Re:  Pameacha  Pond 

Code  No.  C  27.  5  SB  0.8  LH  0.4 
Middletown.  Connecticut  _ 


Dear  Mr.  Sanders: 

In  accordance  with  your  instructions  of  July  8,  1963,  I  made  an  inspection 
of  the  referenced  dam  on  July  15th,  and  have  the  following  to  report: 

The  dam  is  leaking  through  the  stone  facing  at  four  places  at  such  a  rate 
that  the  whole  discharge  is  occurring  without  any  flow  over  the  spillway.  These 
leaks  are  substantial  in  size  with  the  one  at  the  northeast  corner  of  the  dam  being 
the  most  serious. 

I  recommend  that  imrfiediate  action  on  repairs  be  requested  of  the  owner. 


August  27,  .tor: 


North  and  Judd  Manufacturing  Comp:uvy 
South  Main  Street 
Middletown ,  Connect  icuv: 


Gentlemen: 


According  to  the  records  in  this  office,  you  aro  the 
owner  of  the  so-called  Pameacha  Pond  D cun  in  the  Town  of 
Middletown. 


This  dam  has  been  inspected  by  a  register cl  civil 
engineer  a.d  found  to  bo  in  need  of  iusiediata  repair. 
Specifically,  tho  diun  is  leaking  through  the  stone  facing 
at  four  places  at  etch  a  rate  that  the  whole  discharge  i ; 
occurring  without  any  flow  over  the  spillway.  These  leaks 
arc  substantial  in  size  with  the  one  at  the  northeast  comer 
of  tho  dam  being  the  moot  SGriouc. 


This  condition  represent j  a  hazard  to  downstream  life 
end  property.  You  are  hereby  requested  to  notify  this 
office  within  two  weeks  what  steps  you  plan  to  take  to  re¬ 
pair  the  dam  and  tlutt  repairs  be  completed  witJiin  four 
months.  If  suitable  repairs  are  not  made,  more  formal 
action  by  the  Water  Resources  Cocmiscion  will  be  necessary. 


Very  truly  yours. 


William  Sander 
Cnginor .■  -  Geologist 


WPS  J  dip 


September  11,  l'JG3 


File 

Billina  p.  Sender,  Engineer  -  Geologist 
1‘aneecha  Bond  fiani  -  Middletown 


Received  a  telephone  call  i'ror.  is.  Sermon  Franc 
of  lioi.’tli  end  Jud-1  Manuf acturi"  '.  Co^a’sy 
about  r.T>  letter  of  August  27,  iD13. 


I  suggested  he  contact  Mr.  toszochi  about  the 
best  way  to  repair  the  dam.  I  also  reminded  Mr. 
Frank  ol  the  need  to  obtain  a  construction  permit 
prior  to  (tr,  repairs  on  the  don. 


WPS:  dip 


Wlllia.i  P.  Sander 
Engineer  -  Geologist 
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W  H.  JUDO.  JR 
StCRElfcHt 
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State  of  Connecticut 
Water  Resources  Commission 
State  Office  Building 
Hartford  15,  Connecticut 

Attention  Mr.  WilLiam  P.  Sander 
Engineer  -  Geologist 


Gentlemen: 


September  16,  1 96  ;> 


f !,  1 

t  ’.;/'70R  RESOURCES 

COMMISSION 

r 

i  -.  OH  V-Q 

1  •* 

.  ■  ;  «  j 

/>:!:, *V 

h>L'  . . 

;u  j; 

n.D . 

FILED 

We  have  your  letter  pertaining  to  the  dam  at  Pameacha  Pond  in 
the  Town  of  Middletown.  We  have  had  a  preliminary  survey  made 
of  the  dam  and  are  awaiting  a  report  as  to  the  approximate  cost 
for  repairing  it.  However,  before  we  can  give  you  a  definite 
answer  as  to  what  course  of  action  the  Company  will  take,  it  will 
be  necessary  to  present  this  to  the  Management  Committee  of  the 
Board  of  Directors-of  the  Corporation  at  their  next  meeting 
sometime  during  the  latter  part  of  September. 


In  the  event  it  is  decided  to  remove  the  dam,  will  it  be  necessary 
for  us  to  secure  permission  from  your  commission? 


Very  truly  yours, 


WH  J:gb 


.'-1  i:\  i;  f.'.L.V 


I  .'.C  F  v_'  T-  • 


opts, ’.her  17,  7J- 


Mr.  U.  U.  Judd,  Jr.,  Secretary 
North  and  Judd  Manufacturing  Company 
New  Britain,  Connecticut 


Dear  Mr.  Juddi 


Thank  you  for  your  letter  of  Soptarher  16  regarding  the 
dam  at  Pameocha  Pond  in  Middletown. 


6tate  law  places  under  the  jurisdiction  of  thin  Convrdc~ 
slon  all  damn,  "which,  by  breaking  ew ay  or  otherwise,  night 
endanger  life  or  property  .  .  .  .”  The  Pameacha  Pond  Dam 
folio  Into  this  category  and  for  this  reason  it  will  be  nec- 
occary  to  obtain  a  permit  from  thin  Commission  whether  you 
decide  to  repair  the  dam  or  whether  you  elect  to  remove  it. 


Wo  will  appreciate  being  advised  of  tin  decision  rcaehui 
at  the  Management  Committee  of  the  Board  si  Directors  at  t-n  >. 

meeting  to  be  hold  later  this  month. 


Very  truly  yours. 


WiUitjr  £*.  Sander 
Engineer  -  Geologist 
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October  7,  1963 

State  of  Connecticut 
Water  Resources  Commission 
State  Office  Building 
Hartford  15,  Connecticut 

Attention  Mr,  William  P.  Sander,  Engineer  -  Geologist 


Gentlemen: 


Pameacha  Pond  Dam 


STATE  WATER  RESOURCES 
COMMISSION 

received 

GC:  S  1383 


ANSVOcD . 

referred . 

fllto . 


We  are  presently  negotiating  with  the  Town  of  Middletown  con¬ 
cerning  the  gift  of  Pameacha  Pond  to  the  town  for  recreational 
purposes.  If  the  offer  is  accepted,  it  will  be  with  the  understanding 
that  the  city  will  assume  any  responsibilities  insofar  as  repair  of 
the  dam  is  concerned. 

In  the  event  the  city  is  not  interested  in  the  pond,  it  is  our  present 
intention  to  drain  the  pond  rather  than  maintain  it. 


Very  truly  yours, 

.  /  /  t 

Si  y  Ay-  *  ‘  * 

/ 


WHJ:gb 


December  11,  1963 

State  of  Connecticut 
Vater  Resources  Commission 
State  Office  BuiLding 
Hartford  15,  Connecticut 

Attention  Mr.  William  P.  Sander,  Engineer 


Re:  Pameacha  Pond  Dam 
Gentlemen: 

We  have  been  advised  that  the  City  of  Middletown  has  accepted  cur 
offer  of  Pameacha  Pond  and  has  agreed  lo  assume,  tin*  obligation 
for  maintenance  and  repair  of  the  dam. 

Delivery  of  the  deed  to  the  City  of  Middletown  took  place  on 
December  10. 


Very  truly  yours, 


•/ 


WHJ:gb 


INTERDEPARTMENT  MAIL 


May  8,  1969 

'TO”  ~  -  i  DEPARTMENT  *  *  *  * 

C.  J.  Pelletier,  Division  Engineer  !  Water  Resources 

rnoM  department  ext". — 

W.  P.  Sander,  Engineer-Geologist  i  Water  Resources 

SUBJECT  - 

Middletown-Pameacha  Pond  Dam 


An  inspection  of  the  subject  dam  was  made  on  the  above 

date. 


This  dam  was  inspected  by  John  J.  Mozzochi  on  July  IS,  1063 
at  which  time  he  advised  the  following:  "I  recommend  that 
immediate  action  on  repairs  be  requested  of  the  owner." 


The  inspection  today  showed  no  evidence  of  the  leakage  noted 
by  Mozzochi  in  1963.  However,  there  was  flow  over  the  spillway 
which  may  have  obscured  leakage.  There  was  no  evidence  of  the 
dam  having  been  repaired  but  tlic  possibility  exists  that  the  1963 
leaks  have  become  silted  up. 


It  would  be  my  recommendation  that  the  dam  be  reinspected  by 
an  engineer  so  that  the  file  will  show  that  the  dam  as  it  exists 
today  is  not  in  a  hazardous  condition. 


Engineer-Geo legist 


C.  J.  Pelletier,  Division  Engineer 
l.’.  P.  Sander,  Engineer-Geologist 
Middletown-Pameacha  Pond  Dam 


Water  Resources 


May  8,  1969 


Water  Resources 


An  inspection  of  the  subject  dam  i»aL  made  on  the  above 

date. 


This  dam  was  inspected  by  John  J.  Mozzochi  or.  July  15,  1963 
at  which  time  he  advised  the  following:  "I  recommend  that 
immediate  action  on  repairs  be  requested  of  the  owner." 


The  inspection  today  snowed  no  evidence  of  the  leakage  noted 
by  Mozzochi  in  1963.  However,  there  was  ilow  over  the  spiLlway 
which  may  have  obscured  leakage.  There  was  no  evidence  of  the 
dam  having  been  repaired  but  toe  possibility  exists  that  the  1963 
leaks  have  become  silted  up. 


It  would  be  my  recommendation  that  the  dam  be  rcinspected  by 
an  engineer  so  that  the  file  will  6how  that  the  dmn  as  it  exists 
today  is  not  in  a  hazardous  condition. 


Engineer-Geologist 
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